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Message Text 


UNCLASSIFIED 

PAGE 01 VIENNA 01130 081615Z 
43 

ACTION EUR-06 

INFO OCT-01 ISO-OO EB-05 DRC-01 RSC-01 /014W 

104481 

P 081534Z FEB 74 

FM AMEMBASSY VIENNA 

TO AMEMBASSY MOSCOW PRIORITY 

USDOC WASHDC PRIORITY 

INFO SECSTATE WASHDC PRIORITY 1542 

UNCLAS VIENNA 1 130 

BEWT FOR RICE, OIM FOR DISTEFANO 

EO 11652: NA 
TAGS: BEXP, UR 

SUBJECT: EXPANDED COMMERCIAL OFFICE, MOSCOW 
REF: STATE 002688 

1. AT A JOINT MEETING OF DR. FRANK AND ALL PRINCIPAL CON- 
TRACTORS THE FOLLOWING FIRM SCHEDULE HAS BEEN WORKED OUT FOR 
THE CONSTRUCTION AND COMPLETION OF THE COMMERCIAL OFFICE 
MOSCOW: 

A. MARCH 12: TRUCKS WILL DEPART VIENNA WITH MATERIAL FOR THE 
HEATING, VENTILATION, SANITARY AND ELECTRICAL INSTALLATIONS. 

B. MARCH 18: WORK WILL COMMENCE ON THE INSTALLATION OF 
MATERIAL MENTIONED ABOVE. 

C. MARCH 20: TRUCKS WILL DEPART VIENNA WITH MATERIAL FOR 
CARPENTRY, PARTITIONS, AND CEILINGS. 

D. MARCH 25: WORK WILL COMMENCE ON INSTALLATION OF MATERIAL 
IN REF C. 

E. APRIL 16: TRUCK WILL DEPART VIENNA WITH OFFICE FURNITURE. 

F. APRIL 19: ALL WORK TO BE COMPLETED. 
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2. A JOINT BRIEFING FOR CONTRACTORS AND WORKERS WHO WIEL 
CARRY OUT INSTAFLATIONS IN MOSCOW WILE BE CONDUCTED ON 
MARCH 8 AT THE USEWTC BY DR. FRANK AND EWTC STAFF. HUMES 


UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 08 FEB 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974VIENNA01130 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: VIENNA 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740244/aaaabpfr.tel 

Line Count: 64 
Locator: TEXT ON-LINE 
Office: ACTION EUR 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: STATE 002688 

Review Action: RELEASED, APPROVED 

Review Authority: kellerpr 

Review Comment: n/a 

Review Content Flags: 

Review Date: 28 FEB 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <28 FEB 2002 by bryansd0>; APPROVED <10 APR 2002 by kellerpr> 

Review Markings: 
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30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: EXPANDED COMMERCIAL OFFICE, MOSCOW 
TAGS: BEXP, UR 
To: MOSCOW 
Type: TE 
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